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The ( “Chief Engineer will submit to Government an 
7 per framed upon the see of Zillah ee 


seat of Government, and tours of inspection will be 
pee te Annually, and uibivee id important 


; Ott will be the duty of the Cliief Engineer to recomménd 
geese such eateoraly wwansfers, and Postings of 


~The Chiet Engineer has no authority to dismiss any 
the Regular Departmental Establishment, nor 


rease or increase of the Regular Establish- 
due sanction of Government. : 
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Annual report, on the conduct and g 
Officers of the Public Works Departmen’ 
13,—He will prepare annually the 1 
the Periodical Documents and Sauer 
in the Appendix. : > oe 


14,—Tt will be the duty of the Chief ie 
shat -3 all Z = Engineers are adesunrals bata 








power to pass the detailed estimates on current at 
repairs within the general amount sanetioned in 
Budget. 


16.—With the Chief Engineer will i sea Y 
of carefully keeping in his office aceounts of aa 
expenditure connected with his ‘Department. _ 


‘a serie’ of standard dit 


rapt ty the facades i buildings of most frequen st 


— will a be kept in the Chief Engineer's Catena 


: a words “ ST ecahiwks and approved” or disapproved” ‘*. 
the case may be—any further remarks should be separately 
nek! for the consideration of Government. 


ont “Officers of fv Stations through which is passes on 
his tour of sceaeeoe and hip give due consideration to all 


‘nied 


of the Zillah, sp hive f is Becie> ats ‘noe 


their construction, sup 


y cocives all, 


dinates ; whe is csp for the proper nstody, mae 


2.—It is part of the District Engineer's duty to suggest 
public improvements and to prepare detailed designs for them 
50 ue as it may be possible, without bee to ‘the p pros ; 


will co consider himself to ie ex officio ‘the se 1 
of all Departments of the Administration, within th 
his charge. He will habitually transact. busis : 
with the Civil Asie ities i 3 his ila accor: 





! whol the Chief taghias may. oaks 
| their orders from, and make their reports tay 


ine A a ‘ 
BAe pl sed | in para. 3, Zillah Rapintets will corres. 
oe the Tenet and Civil Authorities wipin thaie: Zillah 5 


in 


5 
a aia Bagineen are responsible for the vndetaed - 
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"with other Zillahs which are pointed iat to hi y 
Engineer. — He should also strive to make arrange 
bringing economically into ase on all occasions the articles 
procured in the local markets, and the natural ‘resources of 


his Zillah. 


























10.—Zillah Engineers are strictly prohibited from: exeocsivg 
any work, without the sanction of competent authority, and 
all unauthorized expenditure will be: considered to be incur 
red at their own personal risk. : g 





i. _ Zillah Engineers shall. not: interfere direstly with = 

* works not under their charge, but are authorized to offer their 
advice to ahy unprofessional Officer carrying out. Public 
Works, and to report to superior authority any bad works 
or important defects, which may come under their cognizance - 


in such cases. 


12 —Zillah Rogiienl are \ sieasli for the good quality 
done tinder their orders, and cannet without pro- 
< transfer to any one.else, 
entrusted to them for con~ 


of all works 
per authority from their superior 
the executive charge of any works 
struction. 


{3,—On any work being finished it will be the duty of the 
Zillah Engineer to prepare @ completion report, giving am 
accurate detail of the ineasuremients and quantities 0 sof the wotlk fe 
done. In cases of Engineering works, the maintenance, m ma 
nagement, or uses of which are solely under the eae trol 
of the Public Works Department the. sttestation of Je 
ZMleh Engineer will be considered sufficient. dn 
buildings or works ‘constructed £ for the use of off 










as possible, @trange ‘ 
nage ee % ‘that they wey 5 ve 


: =e te necessary steps for 
* ; or ob-. 
eat “monthly: for the works under their control, and 


accounts punctually to the Chi . 
ef En 
‘under ¢ the rules laid down in Chapter VII. ort 























oper {oatrueticne, They wil faruiah them wins wor draw. 
ings, and written instructions, as to the execution of any works 
they may be entrasted with, using additional precauti 


15.—Zitlah ogitiders shall keep up their accounts regu- . x prevent errors or accidents at a distance from the Head Qhrar- . 
‘ : se , Ses 


k m day to day in order to be able to make over their 

Re ‘Zilla at any time on the shorte : 7 j fs ; pas 

eit th ag tri sites. alae i eerhiten will frequently cone® the wotks of the pene 
; Engineers and see whether they are carried on well and © 


16.—On the arrival of the Off Pe a << tant Bp 
x2 ‘Zillah Engineer will cer ordered to relieve him, ; economically. Phe Zillah Engineers are not inquiee make 
’. immediately make over charge agree- ~ 


ably. to the Rules laid down in Ch formal inspection _ _reports, “Wut when on tou ar, With Kee 
Sie ie. Chepien ih journal inwhich the distances travelled will be noted, and the . 


results of their inspection, will be ehartly entered, 


ters of the Zillah. 


“The District or Division will be divided i into sub-di. | 
isions ; each sub-division will be a 
Officer of the Subordinate 


22.— Zillah Engineers have no power to grant leave of ee 
sence to Assist ant Engineers. under their ‘control or to any. 


of the Office ‘Establishment drawing more tha» Rapees Ge 
to o be reported immedi- 


icf see 


held. by @ Supervisor or 
Establishment, under the 


per mensem, (except i in special cases, 
ately), without the sanction of the Chi 


wil fa held by an 
through the icky cbennel, - eS 


orders of ‘the Zilles Engineer 
f all th - 








a oceurrense eh its enh ie 
state how he may have ated i in com 





6. abit the duty of rane Ein 
the day-labourers and artificers: imselfy © ‘ 

is presence, in which case he wi 
the ‘payment. : 


: hey are Ant however to be employed as clerks or draughts e 
bt yess in se ties of the Zillah Engineer. 


avOU 113 in every sc to have oink executed « as vl f ? 
y and economically Sy potbla, ; 





truction and repair of buildings 0 or ei 





y on Civit eeeiecnden tay. be carried on 


. ~ Sadix Telugder Ree 500 and not exceeding in the 
5 aggtegate | 2,000 rabew bet annum. 


Mase 


-Tatogaen Rupees 200 or do. 1 ,000 per annum. 
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record is opinion both as te the gi ae oe or expediency = 
of the proposed work, and the suitable charaeter of the wap 
in ae itis proposed to be carried out, 9 Tape 
. _ In this case a definite design and « estimate must be 
* epee the Zillah Engineer and countersigned by 
the Officer on whose authority the work i ‘is to be executed. 
III. An immediate report of the sanction, and intended 
commencement of the work, if to be executed by the . Public <a 
Works Department, must be submitted to the Chief Engineer 2 
by the Zillah Engineer, who will be held strietly responsible & 
that the work is not begun till the report is a dispatched ; ¢ ‘and 
_ should any irregularity appear to have taken, plac e 
ing the sanction, the Chief Engineer may, if het 
the Zillah Engineer to suspend the commen 
“gress of the work till the orders of the G 
be abssibnd, : 
2 _ A Monthly Report. will i nade, 
anak in para 2, to the Government fa al 
: under th th Paragraph, 


A i 





S 





se oe any at. variance with 













convenience of the Lab Ateoe, ke. made 


er, being the head of his department 
an addition or alteration to a 

on the Zillah Engineer's books, or a new work 
done by the Zillah Engineer and borne on 
which is likely to exceed the powers of 
ar or Superior Departmental, Officer, to 


ah Engines or by the Ci Offer: oe 


ee, 





ha i ¢ ered to sanction, Norare they 
ritho _creaeanipreeame as ‘cause Like 


: construc according to. a standard plan laid down by autho- — 


branches of the Civil phencuersipaiad 


to Government, through. the ee: chan- Officers of the dinttine eesiisaenliphes of the gen eral arrange 


~ ments of all Public Works for their use, “or for the 

































upon ie “Zillah miginedy “to report roposal 
additions: or alterations to the buildi pees e, anc 
state roughly the probable east, but: peers } 
be required to prepare deta led drawings an 
cept by their ‘Departmental Superiors, -. 5 
a should however, to-avoid delay, forward to the Ch ef ee 


" a detailed Estimate of any work applied for bys Civil Officer — “ é ee 


which he may think desirable, and likely to be sanetioned 
9.=Civil Officers are required to fill wp ‘and siga all’ au- 
thorized forms of Reguisition, Completion | Report ‘or dither’! a 

_ Voucher that may be required by the Zillah Engineer in 1 
consequence of the execution of any work on their applica- 


tion or order. ee 


10.—The same Peggle hai ofa Civil Officer, to ai any 


rite not imply any further peeing on the part of 
countersigning Officer than that he is not aware of any ‘ob oF 
jection to. the statement, or, in Completion Reports, that he” Tales 
has satisfied himself, to the best of his’ ability, througli bis 
Subordinates or otherwise, that the work: has been done ‘er. 
perly. Where the countersigning Officer objects: to al 
all of the statements in the paper presented to. hin - mu 
still sign it, adding any remarks he may think ‘proper, athe 
should remember that in making remarks which, are 
sary or irrelevant he may ripen: much trouble and. ny 2 


11.—The Zillah a at shall i: variably consult the ba 









“ment of t their districts, which he may have to design. 





: ; end dpnaibatitions as “eligi as 
countersigning Officer. 

ery Civil District Officer should bring to ie Yad 
ice of the Zillah Engineer any dangerous decay 
tk, building or remains of antiquity, of 
. Rites interest, which may come under 





















ah Ricintes will communicate with the Civil f 
‘of the ‘Districts through which they pass on their af 
: , and will attentively consider their suggestions ; and in 
pro oa for alterations and improvementa i in the 





plies In such cases the Zillak matic AP is 
a his Y Wn person and by means of his Subor- 
ent to render all the assistance he can, 
ng sa Gamione more ine ordered 

























such sanction or ns net to excced the amount — 


the work will Teceive Samanta | 


authority who usual ay audits these Bits. 


18 With this exception, no werk isto bedone apeniany 
Government building borne on the books of dhe Deparsment 
of Public Works, except through the ageney, or aeith ithe 
consent of the Zillah Engineer, unless wader the andes of 
Government. : 


- 19,—-In eases of actual conservameyy 
Govetirerang -ssadiasailiil by the delay of « reference ‘to the | 4 
Zillah Engineer, the construction or repair ofa Dank orother _ 
Ixrigation work, may during the reins, be inmmediate!y sane 
tioned and commenced with, by the Talugdar of the Disttict, 


empowered i in para, 2, But on the Be eas = 
be submitted by him to the Chief ron NE 
‘mature, extent and ‘Estimated x : a question, 
and upon such Civil Officer wi 
proving that the immediate commen 
an urgent necessity. Upon this bei 












: gts Works is . clearly to te 
understood as strictly a Civil Branch of the Administration, 
s although among its more important duties is the provision 
fot those waiits of the Military Service, which call for the 


Es Professional aid of the Engineer. 


: "£2 Compenting Officers of Military Stations are directly 
responsible to their immediate superiors, and to the Govern. 
ment, that the Public Works, buildings, &c. within the limits 
of their commands are’ properly maintained, and that these 
works and buildings, properly provide for the wants of the 
_ troops under their orders; and it will be their duty to bring 
_ to'the’notice of superior authority all deficiencios that may 
exist in these respects, from whatever cause they arise. 


3:—Although Commanding Officers should avoid inter- 
fering in-the details of the duties of the functionaries of the 
Public Works Department, they are fully competent to point 
out any apparent defect of arrangement, want of diligence 
_ in the prosecution of works, or the like; and to report any 


short comings, if the case shall appear to demand such a step: 

Siar eee 

ed Zillah Engineers will comply with the requisitions 
B 4 


st in co1 rmity with the wishes of Commanding Ofi- 
e they ean do so without infringing departmental 
rare at all times to treat PRS Officers 





yl the aaty ot Zi Ragin sd of 
sae gberghan any station or outpost, 
™ Officer every assistance in 

; his orders on any subject relating 
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to Military worl gn bulidiaga/ind. » lay 
necessary, any General or peeves 


bane upon such subjects. 


mek Commanding Officers have jane 
diture whet for new Sones —— 


work, not faehig however in the aeoane 
per Annum. 


Officers on detachment duty Conhanding ata 
Rupees each work, not exceeding in the aggtegate — 


pees per Annum, 























Reta picts: 


a aa 
* In the case of works of which the ‘ost de 


irty Rupees, the requisition will be D 
eat or canes Officer for whose use 
ence the work is required in. a form (see. 
which will be stpplied by the Publie Works 
The Zillah Engineer, or an Assistant or Su 1 
powered by him to act in such cases, will 
requisition his own opinioh = 0 what rh 
done, and will give an es we 
countersignature of the ficer Commi 


the recommendation of the I 


(Offcer act bing si 





¢ y ny ae a x ees a rn c 
cost mero than = =e 


be tie? for, or reported Gsais : 


in anding the Regiment or Detachment, or 


Comma 
Oller in local charge of the department for whose 
i or enience they are designed ; - if in consequence 
Py their estimated cost exceeding Thirty Rupees, they require 
sanction of the 2 Commandant of the Troops, they oust 
ng scree by the { OBose Commanding the Station, 


ted on by a qualified 
e ent, and must be ap- 
by the Zillah 1 Engineer, who will record his opinions 
© the general utility or expediency of the proposed 
: » and the suitable character of the way in which it is 
Proposed to b be carried out. 


“una definite design and Estimate must be prepared 
' the “orders of the Zillah Engineer, and counter- 


as 


ee of the sanction, and ins 
jencement of each work must be made to 


by the Z illah Engineer, and ‘the 
6 eld stietly responsible: that the work is not 
this oxt is dlopatched 





check Upon any tendangy. to Rte ag 


given by them under paragraph 
crib i 




















vernment, Be is ‘also pra ee “pat an An 


ns a 


- 9—Nothing in these regulations is to be “constimed 
into. a permission to Officers to carry out” portions 
any system of alterations of which the cost 


powered to sanction. Nor are they at Hberty, | withou 
the permission of Government, to cause as alteration 


Aes according ee standard plans laid down ‘by a 
thority, or to authorize any work to be un 
at variance with authorized standard designs when they 
exist, or which would. occasion 4 departure from. the 
established rules for quartering troops. The Zillah — 


Engineer is to be held responsible that’ no seegel cae 
this rule takes place. 


10—The powers thus enteasted to Commanding Officers are 
intended to facilitate the execution of works. really ‘necessary ver 2 
for the health and comfort of those under their command ; ia pets sth 
and they must be exercised with 4 conscientious regard to the — ie ere 
Gbjects contemplated by Government, and hisses strict atten- a 
tion to proper pam, 2 fae 


11. —Commanding Oficers are invar 


Orders, &e. (as the ease may be), and to be 
the ‘copies of ord: 
- Military superiors, 








the: prs fnglitver, who will forward it immedi- 


“ately to the Chief Engineer with a copy of his own report on 
the aeieh 


é 12—The Superior Military Authority is seqnicel t to maintain 
a careful supervision over the exercise of the powers entrusted 
to Officers Commandihg Stations, &c. and the Zillah Engi- 
neer shall bring to the notice of the Chief Engineer, and the 
Chief Engineer shall immediately report to the Government 
all instances of the abuse or misapplication of these powers 
- that may come to their notiee. 


S 13.—J£ in anly ease tue foregoing orders shall appear not to 
to atop. ir- have been complied with, the Chief Engineer may, if-he deenr 
i¢necessaty, direct the Zillah Engineer to suspend the com- 
_ mendement or progress of the work: until the pleasure of Go- 
vernment shall be known. 


14— Works beyond the power of sanction entrusted to the 
Commandant, may be applied for to.Government through the 
usual channel, or the requisition of such works countersigned 

y the Officer Commanding the Station, may be forwarded 
po ‘by the Zillah Engineer to the Chief Engineer, 
; t, that the Subject wlay have the immediate 
at auchoriey. 
wast paisa seyiay. however, where the in- 
- at is = tlie delay: of a reference, 
ts 
satin eoctiniy the 


eg ta Minit eruseast i 
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Bnginder of the circumstances which ¢ 
Geney, which will be forwarded by the’ 
his observation, to the Government. In. 
Zillah Engineer, shall not conedr in the emergent n 
for the wotk, ke shall reeord his opinion to that 

the entire responsibility. oF the execution 8 


Engineer will meanwhile curry out. 


16.—The Commanding Officer of a Station, ¢ 
eall upon the Zillah Engineer to report on any propo- 
sal, and to state roughly the probable cost; “si 
Engineers cannot, except by their departmental 
he required to prepare detailed. drawings ¢ 
of projects in the necdssity, for which 
coticut. The Zillsh Engineer ‘should, 


a detailed estimate of any work applied 
Commanding Officer which he may | 
and likely to be sanctioned. 


Heads of Departments, are eae ' 
all authorized forms’ of’ requisition, 
or other voucher that ey 
Engineer, in consequence ‘of the | 
on their raerr — 











may hin proper, but he should remember that in ma 
“king remarks which are unnecessary or irrelevant he may 
sateen’ much trouble and delay. es) 











19Before submitting to the Engineer authorities any 
proposals, estimates, drawings, &c. counected with Mili- 
~ tery. works, Zillah Engineers shail invariably submit them 
ts: to the Regimental | or Departmental Officers concerned, 
: as well as to the Commanding Officer of the Station, ; 
and obtein their countersignatures and opinions, for trans- 
-_ mission with the papers: under despatch. ‘Care aa be 









a. Zillah i Sion swill Geniatibeke with the Lom = 


5 of ele. wry which they pass "oe 
as 







on Spy my Foie bn 
pt f th it fomnaping, OPloass 
thas 











~ for by the Officers occupying the buildings, except when re- 


"ander the Civil authorities, : ‘The octane wil gf 
- done on the survey of the Zillah See or bes is Subordinate 






“CHAPTER 1H, 


_OIVIL ante 
















1—The Civil. buildings at Sedder Stations will generally 
be constructed by the Zillah Engineer; but these, 0 as we 
buildings in the Talugs, may be constructed and repaired by 
ihe Civil Officers, whenever the Government may consider ti 3 ¥ 
more convenient to direct such a course of proceedi ng. 


2.—-When any doubt may arise whether any original work 
or repair should be done by the Department of Public Works, camer 
or by the Civil Officers, the question should be referred to = he 
Government. > 


‘to deck 


3.—Every new buildtig sciaierdistal ‘+ the Zillah Engi. 
neer will be pro vided with fixtures, including, when nec 
record racks, shelves, &c. But the repair of these Saxtuses * 
and all petty repairs of doors and windows, will be provided — 


quired as part of a general repair. 


<—The Zillah Engineer will not supply and repair darn 
ture, pardabs, or tatties under any circumstances, ao when 
ordered by the Government. - 


i made hen the Zilles ‘Treasuries, on navies 
Cr rend by. the Chief Engineer. 


Zilla) Pileseer will, on the 10th of every 


month, submit to the Chief Engineer an estimate (Form 

De 3) of his Probable requirements for the ensuing 
mouth, “The Chief Engineer, after examination of this, 
3 Issue a Letter or Letters of - Credit, at “his discre- 
: tion, on the Zillah Tressury nearest to the plaee, where 
the expenditure is to be incurred. 


3 the ZiNah Engineer will draw against the Credits 
shies allowed, by means of receipts in duplicate from a 
- eounterfoil | Cheque Book, as for Drafts, in a regular 
series of numbers, commencing from the Ist day of the 
Fal and ore on the last, ‘ 


plies. ‘of Cosh to Subordinates must be made by 
Engineers on the same prineiple. 


“S 


7.—If, owing to an unexpected stoppage of work, or 
from any other cause, the Zillah Enginoer finds he 


has- more Cash in hand than he" ‘Tequires~ to meet the o 


expenditure of the next month, (or if the Treas ury be 
close at hand, 5 days) he should return the Se ak fre the 
Treasury whence it was drawn. 


; ing to Form 16; likewise overy. ee 
must make a similar report according to F 


Central Office of the Chief — ; 


eat 


quate se dias for this purpose, i necessar that im 
on receiving the report from the. Zillah a 


dar satan giving information to 












"~ ¥%.—Paragraphs @ and 14 of the followin 
“are applicable to Cash as well as to stcres, 


2 


g Chapter, 























public property. He must be careful to keep « ae 
implements in efficient order, to protect surplus stock 
deterioration, and to keep down its amount by b: 
into use as soon as possible, and by di ing, 
orders of the Chief Engineer, of such articles as a 
to be required. 
2—In case of any robbery, Joss, or destruction 7 
otherwise of public stores, the Zillah Enginerr, 
dinate in charge, shall immediately give tic 
and take all proper stops for the recovery 
He shall also at once report the ci : 
Superior, If the value of the property 
pees 20, the Zillah Engineer shall obtain, as soon 
and forward to the Chief Engineer, a copy of i 
held by the Police authority. $e J : 









3.—The Zillah Engineer shell 
any stores becoming unserviceable 
giving all proper expiai 
cles haye been in store 

















Surv Sage must not be er 
“truste keepers, but shall remain with the Zilleh 
oe or his Assistants, or with the persons for whose use 
they are required. A half-yearly return of Surveying and 
_ Drawing instruments (Form No. 19) made up to 30th April 
and 3ist October, will be submitted to the Chief Engineer, 
Alli instruments not likely to be required should be returned 
into store. 









5.—No Zillah Engineer shall, without special sanction, 
purehase or procure stock beyond his known wants. 











6.—In procuring supplies of materials of any description, 
Zillah Engineers must be yery careful to prevent their 
Subordinates attempting to compel native dealers or others to 
sell or give up their property; and no application shall be a 
made to the Civil authorities for assistance, until the Zillah 
Engineer has failed to procure the supplies by his own 
exertions. 


7.—No landholder can be compelled to permit his land to 
be searched for brickclay, or kunkur, or to be eceupied for 
“brick fields or kunkur quarries, or for any other purpose, 
“except | od special pictiad 






5 sale for departmental use will be retained, é 
tio = pent elatag cr gee 2 





" perty bee from as setae ¢ 


i ae 


5 SN 





architectural interest. 










10.—Zillah Engineers, who aie 


Commission can be allowed on private sales. “Accounts 
bine. the esietienees eee for his soamelee 


paid, at half the full rate per ines 
day's journey, or at the prevalent 


14.—Every Officer is bound 





; operations of the Public Works Department 
ed primarily i into the two classes “Original Ww 


‘he class sit bier aca Works" will Soataae all 0 new con- 


tion, 


lestitlog: works. This class 5 wit likewtd ech 


to be done to ar newly ejeeren bait Iding, 


lildings or works whieh are to bet brought into 
biti teen, abandoned, or which are to be adapted 
new Parnes as well as ap repair of any building or 


iP Seat ed design a sas) poe 
to this rule will ‘be in case of really € ent | 
‘Mise potty works or “contingencic for deali 


2 special aspen: ai down. . 


work i is | he's enable the aiken whose Sendtion to Fed expen- 

ture i is necessary, to judge of the sum that will be re ‘quired 
to carry out what is proposed, it is likewise of great impor- Petey 
tance inasmuch as it of necessity causes the scheme to be put Pe 4 
into a definite form; and thus ensures its being carefully 
considered in all its details? before itis actually carries oe 
“execution. ~ Strictnes | ip ip eafopeinl explanations of th he c 


sihenieananane on ee sufficient grounds, will exp 

want of care in the preparation of the original pl 

thus conduce to inculeate that attention which i is ps Sy 
in abs preparation of new projects, ona > : 


6—No Zillah ‘ighiek is at liberty to ne ‘ 


in| the fons. af a sanctioned work | wi out reporting it te 


ae except: ine cases of = 
ean: must ‘be > imm meas ited 


ieee a2 





te ‘be thoroughly suitable in pi “ence to the purp 
for which they are intended, “well contrived and iaciantiiaipg 
E drawn ovt in the Engineering details of all. parts of the struc 


tures, and duly considered with reference t to ‘Ucir cost anda 
proper: economy 5 that Lene are be such Ledantoncat 


An order to prepare an. estimate for an object is no 

a a! hority for taking any further steps, and no work shall be 
etually commences till orders to that effect are issued by 
duly authorised person. Zillah eae, wit be held 


: ion errant for commenciig 
or nna any expense. j 
mpt ind mediate obedi r 
ey Scar as 




























given, ae solicited 
and he will be held 


reasonable time in writing to 
order was given, stating in detail the work 
Bes. 5 vintl out, giving | at Jaen = ‘Fough estimate ¢ 


10.—On receiving orders to commence any any mr Zillah ines 
Engineer i is generally authorized to entertain, te such extent thorized, 7 

as may be actually required, the necessary Work establishment, — oes 
including Maistries and Chaprasies &c. Any other additional 

_establishment required must be applied for through the Chief 


i 
& 


p> 


Engineer. At the same time any special instruction issued 
by the Chief Engineer in respect to work establishments will 
8 be duly attended to by all Zillah Engineers. = 


= 
& brick fields, lime kilns, quarries &c. must be obtained by 
. special authority. 


ay 12. Sits religious ‘edifice shall be abereyal or sci in 
the execution of public works without the full and free con- 
sent of the persons i interested in it, except ‘under th a 
of pan id Engineer at and w: nm the coneurrence ¢ 





oa 





“18. —Zillah Rogihsere should encourage BCR. a 
De come forward and piceet for the’ ‘execution — ks 


APE ® 








orks must be arranged between the Magistrate and the Zillah © 
Engineer, and the Jatter shall be held responsible for the eor- 


_ * rect performance of the work, in the same manner as if it had 
‘been done by hired labor. 


* 16.—Zillah Engincers must be careful that laborers and 
_ artificers are not forcibly brought to work, that they are well 
treated and punetually paid, and that they suffer no deduction 
from the full rate of wages due to them. Those brought 
from a distance may, wher it is expedient, be allowed wages 
the number of days consumed in the journey to and from 
aN e site of the work. 


sand 17,—All unasual losses in the manufacture of materials, 
and all important accidents in building, must, on their occur- 
_ Pence, be reported to the Chief Engineer, 


: a 18.—In the exceution of works dy the Public Works 
an Department every care should be taken that the safety and- 
convenience of the public are duly attended to, and that all 
ms are 1 on in such a manner as to interfere as 
the traffic or the agricultural pursnits 
‘When necessary temporary roads and bridges 
and the occupation of Jand should when 
timed as not to lead to the destruction of 
_ Brick and lime kilns must not be erected so 


he a 


he Management of ‘convicts employed on public aS 


PS ANY. towa-gr Santonment aa tog 

































1,—Applications for new buildings, and for 
alterations to existing buildings required for 

Department, shall be made by the Officer of the 
concerned, in communication with the Zillah 
Vide Chapter IT. Section 1, Pata 7, and Section 


2.—In the case of all buildings of importance the 
Hagineer shall submit his rough design, drawn up ine 
nication with the officer for whose use the building is intended, 
for the approval of the Chief Engineer, before proceeding to — 
prepare his detailed drawings and estimates,© © Pu ae 



















3.—The choice of a site for any building r 
consideration on the part of the Engineer 
building is designed as a residence, especially w 
number of human beings, this point becomes 
atmost importance In the case of Barracks, 
Zillah Engincer must therefore carefully investigate 
of the drainage for a considerable distance round the 
site, particularly satisfying himself that the s; ' 
as possible the neighbourhood) is not liable to 
must examine the position of the neighbouri 
cultivation, tanks, jheels, jungles, and 


of the prevailing winds, and the oki 
which they blow, and must, if possibl 
Medical Officers, as to the salubrity. 


to these, and all other circums 
building must also be det 
veiling winds and other « 





ate inet and style of foundation to be adopted; and 











be raised must also be fixed with reference to the site, soil 











foundations may be brought forward in the Zillah Engineer's. 
taonthly accounts, 

















of  5.—The material and character of the structure must be 

~ suited to the object for which it is designed. If required for 

a & permanent object, it must be durable, and, as far as possible 
fire proof. 


- oe ©The lower portion of upper storied buildings must be 
ofsnch solidity as to be adapted to the superincumbent 
_ ‘weights, and ‘all lofty or long walls must be duly supported 
and strengthened by connecting cross walls. 


7.—Barracks and Store-rooms of all kinds should’ be paved 


x - reasonable cost; but for hospitals a good terraced fiooring is 
Dea by Medical Officers preferable to flag-stones, 





| - seantling of the timbers, and the sectional area of the 
n-wor! aby. close calculation of the weight to be borne, or 





oe pean be unfavorable, it may be necessary to select some 
~ other locality. The height to which the lower floor should — 


x and climate. The expense attending any. examination fox , — 


- with flag-stones where the material can be obtained at a, 

































10.—The ornament and finish of a buildir 
more elaborate or costly than is suitable in: 
locality in which it is to be constracted, and the 
is designed to fulfill, This must be particularly con 
estimating for plaster, cornices, doors, and windows, 
glazing &c. The general wit 


be Saracenic or Arabian. 2 


eautions against injury from either cause as the nature « 
eoch case may suggest. Amongst the precautions against — 
the former is the removal from the neighbourhood of tbatebed 
huts, stacks of straw and othey accumulations of 
materials. 


2—Powder magazines, and all buildings 
an or exposed situation are likely to be struck | 


ning should be provided with lightning conductors, 


the building to be protected, and cattied up to 

not less than half the widgh of the building a ve 
point. The portion of the rod under ground § 
carried down till the earth be found 


cr toa well, If copper rods and tips are not pr 
rods of two inches diameter may be used. 

conductor may be considered as protecting 
object within the distance the 
tor above it.. 











19.—The execution of periodical peer 
h far as circumstances permit, to suit the 0 
officers occupying the buildings ; aud 

ye all cases carry on the work with e3 
Se ings away be thrown out of use os little as Ossi 


20.—The sanction for the execution of me 

veyed by the passing of “am estimate, shall be ¢ 
é force only till the 15th of September next succeeding 
all estimated repairs remaining unexecuted on 

if still required, ‘be again brought forward for 


following year. 









‘erent, oo of which the cost for the year may be roughly 
estimated i in advance, from a consideration of the usual 

















~~ 16—=Periodieal repairs are those which in order to the 
_ proper preservation of buildings, it is expedient to execute "77 
after certain periods, and of which the actual items of work : 
of each kind may be estimated with considerable accuracy 
from an examination of the buildings some time beforehand, 
so that they can be sanctioned on a detailed estimate. 


for: 17.—General estimates of the eost of ali repairs for each 
year will Le submitted for the sanetion of Government 
‘of the annual Budget. Besides these, detailed 
axe required of periodical repairs, on receipt of 
| the Chief Engineer is empowered to sanction the 
on of the work within the limits of tho sum assigned 
t purpose by Government, in passing orders on the 
_Oceasional repaizs will beckseuted on Tha rogniaticy 


a ae to buildings must not be com- 
eo ee 





“catablishenent. together wich ‘the: valu 
es the a ae oF a Zil ah Enginesr a ; j a : ~~ these establishments saved for other 


ard to to works Sires to ‘be commeneg ae f premium to encourage private enterprise. 
so a “aaB STEN: matiber of Contractors Had 


coat ot baaetthg the work rs ‘piel gen ey, ar 


au a “allowatiee for the ‘valu ot the ‘Ber vices. ol 
“ag scpvilie and maintenance of artificers, 


spate and materials, together with the cash 
2 ipiiseemunansinnested with hen, In the second) 


a contract or carrying out the work hitnself. 


completion of the og and liga: supervision of f RS gy Ree fietlier ‘iocdashty for the Zillah Bogineet Pes 
“ pegime necessary to its. correct perfoi mance. >  eonsider every project fully, and to weigh all its difficulties, 
; before he offers it te. Contractors: (even in eases when the 

3 ; project is not of his own framing), so that he 
i : ane ; eS, : pe tregiiy 2 the scveptan ce of igatene to execute 


f qualified: Coniraciors can be found who will under- 


oa we = the x meetin of more swore! 4 








Ca prives the Government, at 
H strmntages of the contract system, 


that enterin into ¢ a contract for the  perior mance of any work 

‘in no way relieves them from responsibility as to the manner 
* 

=r or time in ich the work. is done. Contracts framed 
























or fails to do the work to the satisfaction of the Engincer; — 
‘and the ‘Goverbinent holds Engineers responsible for the 


i cP: 
=e of proper vigilance both in entering into contracts, 
: Pee tenting the work of Contractors. 


‘Atta ia ‘the superintendence of a Subordinate Oficer, 
ould be held responsible for all the details. of con- 
on, and who should keep a: regular account of the ma- 
terials brought to site, and of the work done daily. “He should 
. the Zillah ee at the beginning af eke nee. 


| of work done. daring” je previous 
h s return of all the materials at site on 


nth, The Subordinate appointed to 
the Contractor, should not be 






















to the following rules, give the Engineer full pow- 
s to act for himself in eases in which the Contractor delays — ee 


sible for any undue delay i in the: P gress w rae a 
8,—Contracts may be considered ieee three lasses. 
I. Contracts for construction or repair under supervi 
in which the Contractor undertakes to provide all the lab Bes? 
materials, and plant required by the Engineer, and to perform: : 
the work under his direction. Thissis” the kind of contract 
principally referred to in the foregoing paragraphs. ie 


II. Contracts for the performance of the labor necessary 
to complete certain works or portions of works, materials 


being supplied to the Contractor. 


Ill. Contracts for maintenance: in whieh. the Con+ 
tractor engages to maintain certain works in a specified i 
condition of efficiency. This kind of cma: like. Rs: * 
last is only admissible in exceptional cases. , 





IV. Contracts for the he arly of — 4 


soatepth ora hots canseiel Ie ‘che 

tractor agrees to execute the work with all its conti 

ta the second case, he undertakes to. P 
he i te» 


outs the babies at fixed mae and: ‘the eam 


for a lump-sum. 












pal being y 
work ea kept in the state agreed uy 
ts for Jabor or suaterials are almost ees sched 





% 





€ Se must be considered as advanc “a advane Ps 
may be made without adequate security being taken from thr re 

a= Contract or. Materials delivered or work done may be taken as 
x an security (they. being, by the conditions of the contract, pledged 
to Government), after measurement and approval by the En- 
hi ~ gineer, and deducting a “margin” of 10 per cent. of their — 
yalue according to the schedule of rates. Monthly payments 
iy. be made to Contractors on this principle. But when it is 
necessary to make advances before any materials are collected 
or ‘work done, orin excess of their value, the Contractor : 
oo tangitle security, Cos tert So a al 
































sie 


fice h Ipheellla iniieiociions of Sadie 
ure an ality. of materials be used, ne ; 





























83 


ee 
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< 
oo 


_ and to each tender shall be attached an unreseeved acceptance 


__ conditions, and a schedule of rates at which any additions to, 


‘but at con 


in s makdag or by ilies to the untigts) and 


stances, as far ae they can be known, likely to presi ee 
tingent expenses, ar ae A 





2.—Tenders must invariably be made on written om 
Sue forms, (Form No. ) to be supplied, on application, 
by the Zillah Engineer. They should inelude. all” the work — 
detailed in each seperate portion of the buildings, &e. offered 
to the public for execution, in exact accordance with the 
terms of the Specification, no additions being made andno 
parts being left out, they shall state distinctly the period — 
within which the Contractor engages to complete the work, 






of the conditions of the Specification, including the general 


bine 





or deductions from, the aprelbadageie shall be calculated cs z: 


13.—A Zillah Bngineer is competent to accept | tenders for 
the execution of works or supply of materials peers 
within the amount sanctioned by competent authority, pro~ 
vided the ak in. each case does not exceed Rupees 2, 


. 


ts : et RS Sue Series 


of all ¢ ceoutracts entered i 


‘Svnonpinares pe 


+3 
ee 


Bo neers will be held seconsithe. for 


ti 


Ketan? ; wiles at the same ‘anes it isi 

; Zillah Engineer should be able to Keop | a fal 

: 7 the expenditure, and should be held responsibli 
aa - management and | economy throughout his ) isto. ms ; 


i 


aie fii poe and proper vigilance in arranging 

b, and superintending Contractors, but they will not b - 
held. liable” ‘for losses incurred through failure of contans 
sere cone have been taken, == 


2.—The means by which itis sought to ft thee 
are: first, by holding the Assistants and ubord 
responsible for the submission of 

accounts to the Zillah Engi in 


the latter to check in detail the expen 
execution of work, and in the purchase or m 
materials, and the expenditure of materials yen 
secondly, by the establishment of a Conteset 28 Conteact 
count to which, after checking the details, 

may forward his accounts to be Esty sed a 





the sam hich remained on hand at the close of the previous ae 


i month, the supplies of cash, from whatever source, since re- 
et _ ceived, the disbursements during the month, and the balauce 


oh emaining in hand, as well as the progress made in the adjust. 


ment of ‘the accounts of the previous month's expenditure, 
+ Aree Form No, 4). 


dn ‘this Aceotnt Current every disbursement must be sup- 
ints by a reference to the accounts of a Subordinate in 
which = money is-accounted for in detail. 


&—The Zit Engincer will however prepare monthly 
bill for the departmental salaries of his establishment, inclo- 
"ding those employed at out-posts, and a bill for their travell- 
iat allowatiees. (Fortas Nos. 11 and 12.) 


~ These Bitls witt be fibmitted to the Central’ Office as soon 
ible ¢ of the month; and will be audited — 

the least poist asible delay. On'the return of his audited 

ah Engineer will send the several disbursing 

‘his orders Aequittance Rolls. for the payments 

ea n the autho ty oF the audit, with instructions 


th 













‘The original sia bills bass ce it 













“were — and he will be sealed accordingly. a 


—Zillah Enginoers are not | ired to ‘keop complete 


copies of the Accounts of their Subordinates ; but they ang 
a “expected to keep brief abstracts, such as shall give had 
all times the means of knowing the expenditure of cash a 
stores on each work during every month, without ig 
to their Subordinates, who are expected to keep complete 
eopies of all the accounts they submit. — AP ah ots 


6,—If the Ziliah Engineer retains in his own hands (ao be 
must sometimes do) the supervision of, and disbursements on. 
any particular work or works, he will forward accounts sini. 
lar to those required . of his Aasistaniajnns Subgetion 
He will also forward an Account Cucrent, in 
-sactions with ‘his ‘Subordinates, which, to distinguish i 
that described in “paragraph 8, will be | called bd 
Account Current. (Form No. 35.) ee Lie 


7.—In order % ensure ag ania of 


division embody in his accounts the 
: Subordinates employs’ under him. 
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( pass it from e debi it of the > Zillah aoa x 
; al heading Engineer Department) into the Suspense 
pt in the Central Office and called the Public _ 
Accounts ; and second! y, to pass it from the debit of 
ane: Aceouat into the general accounts of the 
‘State kept 
’ ¢ for the Wea for which the works 


— audit! of ‘the ‘expéndi iture of Zillah Engineers, 
g the teduction of the accounts Teceived from those 
: EHicers, to 8 form suitable. for comparison of the expenditure — o 

et, aah and for ns it under appropriate — 









a cas, ¥ 


he ledge: ek of the audited expenditure under the 
thea 1¢ Public Works Account, and the preps 
om time to time of the bills for completed erighal 
and of the annual bills for repairs, establishments, 
; to be charged to eater. % 


















the Accountant to the Government, 













i ye ‘eatiitioned. by Government, under 
ts Chapter X. SS ge 























The Audit must be made ab rapidly as poms a 


when passed, the bills, corrected for errors of calculation, ; 
will” be returned to the Seg ses dation they ican sna 


and signed by tin Chief Engineer, or ‘a the Head " Lonenigel , 
ant under his orders. The date of payment to ) be inserted — ce 


is that fixed ty Government for the disbursement be: ees it ais 
Salaries, "Fa 








the back of, or “attached to ta 
retur ned to the Central Office, and wi 


9. 


bills, and of the statements of ee 
moe: the Central ht the orig ills w] 


he prices of stock from ne Office list 
and altered from time to nee in the 


nt of ¢ eae ymen 


Oris etute 


noe Form No. rz Mie items of f ahich will io 


the Rate Book,* and to each. Abstract will be: attached a 

i memorandum of any thing remarkable ia the charges, and of 
any defect in the authorities for the expenditure. The items — 
in these Abstracts will be arranged aceording to the primary 
divisions of paragraph 44, : Sa 


-15.—The accounts will then be submitted for approval to 
~ the Chief Engineer who will deal with: nine a ii 
of Secretary to Government. rh ite 


6,—Retrenchments will slonys be ete from. the Abe etpncinet 
stracts. That is to say, the Central Office must include i in — = ; 
the Abstuact every charge made in | thé accounts of the Zillah mA 
- Engineer and his Subordinates re pointing o out of course any i 
_ thing which may appear edjectionable ). These sasee : 
objected to by the Chief Engineer will be deduc fe 
of the Abstract, and a corresponding” alteration will b 
in the Statement of Accounts. _Retrenehments made finally 


once: those made pending cxplenibia 


main a reasonable time in’ tRRY. bal 


oe A table of the aan 






























































Tho whole of the debits under the Gth head will be charged 
off on the first four heads annually. (see Form 67). 


1, Cash Remittances, 
2. Public Works Income. 
5. Bills submitted and passed. 


in the Pobtic Works meee Department 








,, fire, storm, odd. dud. other streamed 
i} whether the lessen: be of cosh of atock, or! 


order oe : 


Public Works Department. 


Public Works Income is classified as 
heads of account will be kept atcorany) if the 
are numerous and complicated. 


Ordinary. 


, 


Tolls, Dues and Fees. Men 











No. $ records the adjostiment of Public Works outlay by 
means of bills. At the close of the fear the difference be- 
_ tween the debits to this head and the total outlay in the Pub- 
fie Hie Works Account will shew the unadjusted expenditure for 
the year. 


























Cc. 


- 52.—An- important part of the duty of the Central Office 
of paeont, isthe supply to Zillah Engineers and theiy Sub- 
ordinates of printed or lithographed blank forms of all the 

: aAsoounts required of them. A sufficient stock of blank 
forms must always be kept on hand, and great care must be 
taken to comply promptly and fully with all reasonable indents 
for them; for if an Officer or Subordinate falls sbort of Forms 
the labor of preparing Accounts is very greatly increased. ‘ 


‘55 —A Return of the progress made in adjusting the Ac- 
counts of Zillah Engineers and their Subordinates will be 
_ prepared monthly in the Central Office ; and will be printed 
and published fo the Department, one eopy being supplied to 
each Zillah Engineer and to each Sub-division Officer. The 
Return will be dated on the Ist of each month, and it will 
be “Popeea and issued as soon as possible after. It will em- 
; ge the Accounts not finally adjusted, showing the date 

of receipt and cause of delay in adjusting the accounts of each 
Officer and Subordinate. (Form 68.) 




































CHIEY ENGINEER'S OFFICES. 
E 


In addition to this General Register a Special 
sanctioned Establishments must be kept up, for use in 
ing the monthly bills, showing separately the charges aatho~ : 
rized to be drawn in each separate bill. (Form 69.) . ae 


55.—The manner in which Zillah Engineers are supplied 
with cash by means of letters of credit is lard down in Chap- 
ter IV. The Central Office must register these Jetters at the 
time of issue, and register the amounts realized by Debs = 
Engineers on them at the time of receiving the letters back: 
endorsed by the Officers in chatge of the treasuries on which 
the credits were given (see Form, No. 70). The Office is 
expected to test the accuracy of the data on which the Caslr 
Demands agg based, and to bring to the Chief Engineer's: 
notice any thing requiring his attention. It will be under~ 
stood that Cash Demands are to undergo scrutiny and aremot 


to be complied with as 4 matter of course, 





r@ —In order to enable the Central Office to keeps proper 
check on the Cash: Demands of the Zillah Engineers, State-  iny. 
ment of sanctioned expenditure, shewing the total amounts” 
sanctioned for each object 5 the total sanctioned for expendi-. 
ture during the year, and the estimated total outlay for each 
month in each Division ( Form Nov 7L) will be prepared in 
the Central Office annually, along with the Budget for 
year. It will be based partly on the estimates for 
execution of works, and partly on the experi c 
years, With these statements will be kept 
of sanctioned outlay, letters of credit, eash dra " 
expenditure ( Form 72.) which will enable the | 
at once to advise the Chief Engineer t } 
over sanctioned outlay. = 








; aoa charged should agree with the Zillah AOS s 
coe and that the authority for the work should be 
ie operenity quoted, and sufficient to cover the expenditure. 
Mate are any discrepancies in these respects, clear cravelltag atlownaeas. (Porat Mee 

as must be laid before the Chief Mngineor to enable i D—Average “daly SE Oe a 


: to dimpase of the bill himself or report on it to Govern- ployed, and their wages. ( Form 75). 
c.—Quantities of the principal kinds of m 


ition to ie « and the total cost of pureliases. ( Form 1 Sp gens 
accounts of expenditure by Depart- d.-Quantities of the principal kinds of materials ; 














































Statintiea) details :-— 
a.-—Classificd Return of Establi 





Officers, the Chief : 
for Rilo een ae ., rd pi audit all factured, and their total cost. (Form 77). 
ae to the Public Works D ¥ Officers not belonging e.—Quantities of the principal Kingust is 
* orks Department, exceeding 500 Rupees on (Form No; 78). : eta! ie @ 
each wor Such Bill need not be presented iu the regular > fo— Quantities of the principal vious eet ‘work 
tal forms, nor need they be accompanied by : No. 79). $ 
’ foie Completion Reports 2g required of g-—Register of the periods in which i een 
bat the Chief Eogineer is directed to completed compared with the expected pe 
tes eer: ae enable him to form an i Annual Abstract of the results. cake BA), 
suficient authority for the expendi. | | These Registers will shew the 5 


3 ee. ee ese pe pmabag ne a t each Division and for the whole of a 
= : aga the duty of the Central monthly and annually. There will t 
Calculations, and prepare the Comparative of the same particulars for the principal sie a: es 


on oe the whole period iri oe e higep Sen 
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be paint arses ‘anion’ of dupiefoc tia This 
: ee om of Subordinates, which must 5 a 
ae 


The Chie 


ging to thei Subordinates, 
—All Officers are required to eondnet their office work 
anner that while nes sufficient record of 


may be kept as saa as possible, 
Ni Officer, shall publish without the previous — 
thorit; any documents, papers or infor- 
a he epee in his official 


+ 


‘aweneity bonds and other law ‘papers — 


he Public Werles = 






















4 unless: | otherwise ordered, all those intended for: re ¢ 
be drawn up on fooiscap paper. Fas ie cyan 
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hy 


Pak 


ee 


Seretat? 


\s 
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Tasaegbie SETS 


pirat SREES -. 


RA 


; ai 
ti aehlt “official documents: tiust Pa clearly 


8. —Erasures are’ not as a general ‘rule ‘soasilee doow 
“ments which are vouchers for any payment or statement of 
account. — Wit be unavoidable to give i in any sueh- 
taining: an erasure, the: place should | be signed with the al 
of the Officer whose signature is attached to the document, 





9,—All official documents must be numbered and dite: st 
_ the numbers must commence from the beginaing of the | 


official year and must be carried on in a separate series for 
each class of documents, 


10,—On every official document, except lett, brief Labet an 
label must be written, so that the nature of the document Ope: Se 
may be scen from the outside, when it is folded up. The : 
label of Estimates and Bills must shew the amount. 


11.—A margin of half an izch for binding, should be left a 
on the inside of the sheet, in every document for which mo 
larger margin is preseribed. 


12, yaa: ixieasth are sent for eountenignitans in a" 
date of transmission should be recorded on them, as ¥ p 
the date of receiving them back. The date of reeeipt 
document, must also be recorded on it. 


13.—The fol lowing nae must be kept os ‘nik 
neers’ Offices, and produced at Chief Engineer's i 


1, Cash Book, for such disbursements as the: 
acer makes himself. ‘ : 


oie of hans dilis, 
se | Lravelling allowance 


“copies sof pero biitaks. 
a Half- atid accounts current. 





: keeps any works, or any rh of 








-— ay Es 
as mer with a quarter dis. ® the ingide / 
i sa e ; pm 3 

















* Officer for whom the letter is dtivended and the place a 
a date on which it is written. x 





oe oA 

e: 3 ead letter, when not very short, should be meee 
c into paragraphs regularly numbered, should be confined to — 
» one subject, and should contain no Hindostanee, or other 


ie foreign word whieh has an equivalent in Poa 


EET tayo | 


4.— Every dette should be madeias ‘init: as ‘phinthle, and 


contd bean far as possible complete and eeleert in ngs spl 
without reference to other documents, “4 ; 


5.In all ordinary communications er Docket » uote, < = we 
tem 


should b te adopted, blank Forms have a | been sapped a 
to the Zillah eigen’ é BSS 
‘ ay 


: shoal ‘include a sufficient number for the = 
ants. ‘The Indent should be submittes at le 
"06 suppl ly is exhsted, 








Serve must not be in the same sheet 


: When enclosures are sent with a letter, a list 
must accompany. - 
| 9e~Every Zillah Engineer shall send to the Chief Lingi- 
8 “ee ‘a list of letters from the office of the former, remaining 
ee unanswered by that of the Jatter; and another list of letters 
; le latter remaining unanswered in the office of the 
Iast mentioned list will have an additional co- 
~ Tumn in "Whiok will be explained why cach letter was not 


- answered. 


0 —Brery report of the movements “at an Officer must 
Q 1 the place at which it was written, and, if necessary, 
“ahould show how letters to the reporting Officer should be 


zs directed. (Form No. i06.) 


= When Zillah Engineers or their Assistants correspond 
direct with Government, they shall report the circumstance 
<ees Engineer. And in like manner any Officer who 

ort direct with an Officer Superior to him under 
: whom ‘he is immediately serving, must send copies to his 

























it will be sufficient to endorse the address 
lispadne ay" endorsement ; _ but 


Mew 
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sadn: J oe ha ~ aeone de 
required, it is not necessary for the officer s@ p: 
senda covering letter. A simple endorsement i 
date of receipt and re-transmission is suf 
when an explanation has to be given, iit 
as to admit of being sufficiently com 
memorandum, this is to be preferred to 


i4<-Matters connected with different equiva alll 
not be mixed up in one letter, even teases sp 


same individual, 


‘15—Letters and applications will bot a received. 


channel has been refused. 


16.—Zillah Engineers shall be Seige eae aps 
the fallest manner their opinions on subjects of a'professional — 
character, and shall be allowed the utmost latitude of expla- 
nation as to points of executive management ; but they 
convey their opinions and explanations to 
in a respectful manner; and the Chief Engineer 
any improprieties in this respect, and return for e 
all lettets in which this rule is not attended to. — 


by illustrative sketches. 


18.—When any proposal is made 
litary buildings the opinion of the 
building, and of the Head of th 

















No anonymous communication shall be acted on 


"munications: regarding the conduct of Government. Officers. 
is no objection to an Officer r acting on anonymous com- 
80 far us to endeavour to remove well grounded 
eomplaint which do not affect the personal character 
of individuals. 


—With ‘the above exception every complaint against 
: in the department must be received and enquired 
nto by his Superior Officer, unless the person making the 
Complaint shall have been previously found guilty of making 
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sais permission of Government. This refers to com-. 


al eT al 


a ates 

















the Zillah inietoierr’s Office and shall be st 
in designing buildings. 


hand upper corner should be a reference to oe tims 
letter which it accompanies. ‘he title and reference 
be repeated in an abbreviated form on the back, on 
posite comers, so as to show pete whichever way | 
be rolled up. rs 





ome, NN Rue 
4.—A scale must be laid sen on every map or | 

besides which the principal dimensions must be mark 

figares. The figures showing dimensions mu 

tween arrow heads,thus < - ero 
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by sdding the projection to the depth, multiplying the sum 
"by the length, and doubling the product to cover the extra 


=e 


expense of moulding. ‘The projections made in the brick- 
work should be taken as rectangular, calculated in cubie feet 


| iid ineluded in the brick-work. 

XI, For iron-work, the weight must be calculated from 
the "dimensions in the “detail of measurements,” and the 
cost estimated by the maund; coarse and five wrought-iron 
_may be separate items; as also cast-iron. A cubic inch of 
_‘Wrought-iron weighs about 0. 136 of a seer or 0, 0034 of a 
moa d. A cubic inch of cast-iron weighs about 0, 128 of a 
seer 0 . 0088 of a maund, 


“XIi. ‘The earth-work and metalling of roads must be 
-clesated by the 100 cubic feet, and the cost per mile of 
lo ach oll 


r 
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| 





by. the foot. 


XV, _No fractions of a rupee 
are to be allowed : any BEE ss 
accuracy in. the rates, and then the fraction must } simpl 
as possible ; decimals of the rupee may-he used : 








XVI. When any fraction of a rupee or of a 
in calculation and is omitted, the sum will be ing 


simply omitted if it is less than half. 







ae agree catty 


sant. show in n what dpaant 


by 2 Zillah “Baginers on Sl "Departments 
pe submitted through the usual channel to the Chief 
» and if a will be passed on by tin for the 






Sec ae a 
‘eS ieee deouegsat Indent must be prepared in duplicate, 












the local authorit , who in emergent eases has power to pass it, 
The Officor to whom the Indent is addressed is required to 
oink out ba the local authority any een failing 


OE Taine must not be resorted to except in 


em pocossity, and then the sre muat be 


‘ 


=: to the Ofiicer “who is to say 


one copy for the Head of the Departinens, and the other for 





































ae ae Gia ta ‘execution of 
aoe re work 
fe, ome Sea to ‘the Chief Engineer, they must be accompas 
a nied by an estimate by the Zillah Tage 


- pisdiieeas or: eee to the Public Works 
which there is no authority, An Indent for tools, Ke, tot e 


place te worn out may be passed, as the tools in such 


there is a geneval sanction. But an Indent for 
“tools, ox for materials, cannot be passed without the sanction # 
of Government unless it be rendered necessary by the actual 
sanction, . by competent anes ef works be ‘sence 


aa little dilay aa pou, 
cancelled, 





Survey Reports are required when any articles are to 
‘Teplaced on Indent from Magazines, occasionally when 
are to bemiade, and always when a work is completed ; 
$0 on occasions on which an Umpire may be ordered to 
“settle any point in dispute between the Zillah Engineer or 
any Officer to whom any article may have been supplied, or 
% for whom any work may have been done. 


: / &.—Survey Reports on stores which have been found une 

serviceable, or which require repair, must be drawn up agreen» 

\ Ply'to Form No. 105. The date of Feceipt of each article 

" ‘must be stated, and the cause of its being no longer fit for 
use; and such explanations shall be afforded as may enable 

_ “the Chief Engineer to judge whether edch article has had 
fair usage. ; 






















_ $,Survey Reports preliminary to repairs (Form No. 106) 
‘must shew the authority on which the work is to be done, 
‘and the state of each building; and must include a specifica- 
tion of the’ repairs necessary, giving, in the proper columns, 
“the quantities of each sort of work ascertained by actual 
Measurement in sunning, superficial, or cubic feet, as the case 
ay be. The. petty repairs required must also be briefly 
noted. These Survey reports will accompany the Estimates 
for the repairs, or additions and alterations, as the case may be, 
Reports must shew in what manner each building is 
also when the repairs were last done, and why any 
befere the regular period, if such be the case. 
Survey reports must be prepared in Form 
for remarks by the Zillah Engi-. 





remark, The date of their being sent 
such Officer will be noted Sera 



























been done, and the nature of the n 


5.—When the Survey Reports tioned in 
paragraphs have been filled up and signed b 
gineer, they will be forwarded to C 
Departmental Officer concerned, for 


6.—When a Committee is convened to report 
ter connected with the Pablic Works Department, 
Engineer concerned must cause a form of rep 
the occasion to be drawn out and filled up 
formation necessary to assist the Committce in 
opinion. The report, so far prepared, will be 
Committee by the Zillah Engineer ia person, or | 
Assistant or Subordinate on the spot. — 


7,—Zillal Engineers must not forward to the Chi e 
neer any Survey Reports until they have heen propel 
up by the Countersigning Officer, unless in cas 
refusal to sign, which must be reported iu 
document, : 


8.—If the remarks made by the 
the report, be such as require any 
the Zillah Engineer, he shall again 
his explanations or reply to the 
request him to record on it t 
explanation, and to add any 
make, ; 2 











tbe taken to make Returns on the preseribed 
We sha te proper Form, and to submit them punctu- 
delay is unavoidable a report of the circumstance 














‘Cash balance Statement, — .+ 
List- of works in Progrens, (op for 


of) Sub.) Yee % 
Figured Abstracts, (one tor caskowor 
List of purchases, = sie each: § 
Division) 
| {General Abstract of aber" (aitta) 
Ditto ditto materials ct to} , 2h 
{soos ditto ditto received, (ditto) 59 
Account of Advences and Contract 
operations (ditto) ie 
gauze expence list, (ditto) 
Ay se (PA list with Acqnittance Roll of 
rte , lishment, (ditto) .. 
% Ditto ditto work ditto (ditto). 
ice Current, (ditto). o+ oe 
‘Balance Return-of Stores, (ditto) rc! 
Abstract daily issues of Stores, (S' 
keepers only) -- eon 
Copy of Cash Book a 


eee 2—The dollawing is a-dist of Returns and Accounts re« 
estates of Zillah Engineors :— 





To be sent as soon as 





i= | possible after 
{ 


















ANNUALLY, 


the eondnet and Te 
" Sabordiaates, 1 ° 
Ann — of Subordinetes and public li 


a. 5 96 Ditto. 
Naf meuzementf snus opi 40) 97/Ist October. 


Hauer rearry. / : | 


bail 
: ct ing Sa | a6) = lst Nove. and Ist May. 


19) Ditto, 















Nove. Sub-diyision Officers will ant their ‘Balance § spew og 
direct to the Central Office on the 15th 6f oe 





98 loth of following Month. 


As soon as possible after 
1 
iJ the Ist of exch Month, 


$ 10th of the 
role of an, eg 


ditto. 

















ordinary attendance required of Office Establish- 
‘six hours daily, Fridays and holidays excepted; 
if the urgency of business requires extra attendance, it 














‘his salary for the period of such absence, or may, at the disere- 
tion of the head of the Office, be permitted to make up for 


ersons absent on the plea of sickness must produce a 
: oe Certificate of their inability to attend, if called upon 
; ; a every such cas2 a Medical Certificate shall be 
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Shab-i-Barat......... 
"Id Ramazan 
Bakar Gan tes 








Ts ; ete ted 
Qogadee 2 .ns.ssns aseupe Stee Rs 
Rakhee poonnum..,...0eOne  ditte 
Janum Ashtamee...s.-+-s001--Ohe ditt 
Dasara ...... ceaasecer final prea 
Dipavaii ... ...One 


Mahomedan and Hindoos, ; 
Muharram Sth, 9th and }0th Three 





ane neneee 





Christians. — 


Christmas...s:sesceeseeeeem ene 





New year's day-s-s.ere+-+ 
Good Friday...c-+++-++* i 


Holidays, according to local « cust 
on the whole the number of ae “ 

Christians have. ae 
days, nor Hindoos to 





. When a new Office is formed or when 
ty to appoint new men to old Offices, the appoints 
t be considered probationary, and the full salary 
allowed till the Officer in charge of the Office 
efficient, Officers are not competent 4 
to their offices on higher salaries than 
ve previously allowed, or sanctioned by Government ; 4 
he’ ate at liberty to appoint persons on lower salaries, 4 
st ‘their salaries, gradually or at once, up to the 

oa the persons become more efficient. 



























13.—When marching or in eamp on n public 
are allowed guards, on the Shea Res 


of public property. 


a Chief Engineer, rat Saat 
Zillah Engineer, — +. see ose 
9 Assistant Engineer and) - . 
> Subordinate Officers, in ae 
special cases under sane- ; &.Pacuts 
tion of the Chief Engineer. 























CLASS IY. 
Sick Leave. 
; for Sick leave for one moath must be ac- 


| one tionth, the applicant shall besides forwarding 
Ne mg of his own Medical attendant, also apply to the 
eM edicl. isissaeh who, after seeing ths patient and 


teites necessity of leave being granted for 
time as may be specified in the application, In the 


tafter the expiration of leave requires 
sche co continued sickness, it will Le 




















2. 
- 





_ omission of any one of | 





13.—If any of the above p 





leave will be refused. 










17,—Sick leaye fer short periods 
within or without H. H. the Nizam’s D 
the whole period of leave does not. sxvent, 
mentioned in para 16, 


Ist. fy ae srg or 


salary. 


parade ee ge five year 
three mentlis, will receive only a fe ia se 





ut care must ‘be taken not to pay him for any sisi in 
: of his leave. ; 


iu 


Such payments should be debited in the sécounts of 
Pia in ‘which eet are modes, ag 
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